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Message Text 


UNCLASSIFIED 

PAGE 01 STATE 089067 

64 

ORIGIN ERDA-07 

INFO OCT-01 EUR- 1 2 ISO-OO OES-06 FEA-01 ACDA-10 CIAE-00 
INR-07 10-13 L-03 NSAE-00 NSC-05 EB-07 NRC-07 DODE-OO 
PM-04 /083 R 

DRAFTED BY: USERDA/AIA/OIPI/BMA:SGRIFFITH 
APPROVED BY: OES/NETACDBHOULE 
USERDA/AIA/OIPI:GFHELFRICH 
OES/NET/IM:MPROCHNIK 
EUR/RPE : GW OLFE 

053077 

P 132057Z APR 76 
FM SECSTATE WASHDC 
TO AMEMBASSY PARIS PRIORITY 
INFO USMISSION EC BRUSSELS PRIORITY 

UNCLAS STATE 089067 

E.O. 11652: N/A 
TAGS: TECH 

SUB J : MOU FOR ERDA/CNRS SOLAR BOILER COOPERATION 
REF: STATE 047133 (NOTAL) 

1 . FOLLOWING SCHEDULE OF PLANNING FOR TESTING OF 1 MW SOLAR BOILER 
IS PROVIDED FOR YOUR INFORMATION AND POSSIBLE ASSISTANCE IN 
TIMELY NEGOTIATION OF MOU FOR ERDA/CNRS SOLAR BOILER COOPERATION. 

APRIL 1-20 COMPLETION OF TESTING OF BOILER AT ALBUQUERQUE 
IN RADIANT HEATING FACILITY, USING ELECTRIC HEAT SOURCE. 

APRIL 22-23 COOL DOWN, INSPECTION AND ANALYSIS. 

APRIL 26-27 DISMANTLE TEST SETUP. 

APRIL 28-30 PACK FOR SHIPMENT. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 089067 

MAY 1 SHIP FROM ALBUQUERQUE TO ODEILLO, FRANCE. 
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2. AGREEMENT IN PRINCIPLE ON MOU NEEDED BY APRIL 20, WHEN DECISION 
WILL BE MADE EITHER TO SHUT DOWN IN PREPARATION FOR SHIPMENT 

TO FRANCE, OR TO CONTINUE TESTING AT ALBUQUERQUE. 

3. CONSIDERATION ALSO SHOULD BE GIVEN TO LENGTH OF TIME REQUIRED 
TO REDUCE AGREEMENT IN PRINCIPLE TO A FORMAL MOU. 

4. AS SOON AS THE MOU CAN BE AGREED, IT IS PLANNED TO SEND ERDA 
MEMBERS OF THE JOINT ERDA/CNRS COMMITTEE TO FRANCE TO CONDUCT 
FURTHER PLANNING OF THE FORTHCOMING TEST AT ODEILLO. 

KISSINGER 


UNCLASSIFIED 


NNN 
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Control Number: n/a 
Copy: SINGLE 
Draft Date: 13 APR 1976 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
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Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 
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Executive Order: N/A 
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Image Path: 
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